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Amphitheatre at Park Entrance - South West 




Option for the Amphitheatre Structure 




EARTH BEFU1 
AMPHITHEATER 
VW HAND5HELL I 






Connection to Park Vista - North West 







Park Entrance - South East 




Connection to YSU Student Housing 
Sense of Arrival 





BOULEVARD TREE PLANTING 




Pervious Parking 
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Natural Vegetation 



Introduce no-mow grass under trees 
Designate and Protect Seedlings 
Plant understory groundcover 
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Park Furnitu 




Benches 
Trash Cans 
Lighting Fixtures 






Way Finding Ideas 




Within the park as well as in the neighborhood 




Spray Fountain 

Interactive fountain near the 
Pavillion Building 




Accessible Playground 



Near the Pavillion Building 




Preliminary Site Improvements 




Cost Analysis 




o 

o 
e 

o 

© 
© 

© 

Streetscape at Park Avenue 



Amphitheatre 
Spray Fountain 

Wee Can Move, Too Playground 
Dog Park 

Tennis / Basketball Court Rehabilitation 

Tree Management - Pruning / Thinning 
Planting Understory 

Trail & Path Restoration / realignment 
Entry Drive / Parking 
Pavilion Site Enhancements 
Sportsfields 



Lighting - 



Pedestrian Fixtures 23 renovate 
New Pedestrian 29 to match 

Parking / Drive Fixtures 10 new 
Conduit -supply upgrade 



Gateway Enhancements - 



Park / Elm 
Elm / Broadway 
Broadway / Fifth 
Fifth / Park 



Site Furnishings - 30 benches, 20 Waste Receptacles 

20 Picnic / Chess Tables 



125,000.00 

250,000.00 

250,000.00 

35,000.00 

120,000.00 

$ 70,000.00 
50,000.00 

320,000.00 
175,000.00 
100,000.00 
200,000.00 

125,000.00 

57,500.00 
130,500.00 
40,000.00 
72,000.00 

75,000.00 
35,000.00 
45,000.00 
100,000.00 

75,000.00 



$ 125,000.00 

$ 250,000.00 

$ 250,000.00 

$ 35,000.00 

$ 120,000.00 

$ 120,000.00 

$ 320,000.00 

$ 175,000.00 

$ 100,000.00 

$ 200,000.00 

$ 125,000.00 



$ 300,000.00 



$ 255,000.00 
$ 75,000.00 



Project Cost 

Contingency (10%) 

Design & Enginnering Fees (6%) 



$2,450,000.00 
245,000.00 
160,000.00 



Dog Par 




With on-street parking on Elm Street 




Sports Fields 




Multi-purpose Fields on Park Avenue 
Restored Tennis & Basketball Courts 
Sand Volley Ball courts near Pavillion 




Pavillion Site Enhancements 

Trellis to enhance the Pavillion Entry 





Project Budget 



$2,855 ,000.00 
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